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MEWOHANOJJ* FOB THE K1COHD 

SUBJECT: iMi Engineering Beview Team 


1, 1 ttM of senior engineers from E-Bp St, Pet# 

has just cons isted a on e month review of tbs &vtnll 
H~a effort oi l 1 specifically fear the parpen* of 

initiating or recesseoding actios which will hopefully 
IMS ftrfonioct . The store slfsifkaat 


cesdiuslonB are: 


a* lesr to five staler eng ineers will fe e 


permanently aligned to the IKS tm 

as itaiwa la perform ing prt-lligbt check-out, 
check-out* trouble sheeting, etc. 


to act 


laboratory 


b. Intensive effort la going Into investigating 
ways to improve the IKS coupler • The profits# bare aow 
been defined mad solutions abort of a new coupler assign 
are being looked at. 


25X1 A 


c. 411 laboratory procedures and teste are 
being reviewed sad updated to asks them easier to follow 
and sort foolproof. 

d* Informal train lag eeeeloas are being conducted. 

e. the adequacy of the platform cooling is 
suspect and is being investigated primarily with instru- 
mentation in future flights. 

f. It appears that sons of the aircraft are 
delivering unbalanced regulated power, it this tine* it 

is not known if the IBS is being effected by this unbalanced 
power but an investigation is underway. 
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2. It was unanimously agrees I that the single nest 
laportkBt lies necessary for markedly improving the IHS 
performance was the improvement to the coupler . Following 
that, the new IMS reck feeing menu. factored by Icckheed was 
nest most important. The first rack should fee reedy for 
installation about mid-March. 
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Aircraft Systems Division 
{Special Activities) 


ASD/0SA, 

Distribution: 

#1 - AS1/OSA 
#2 - AD/OSA 
#3 - D/TMCM/OSA 
#4 - OD/CSA 
*5 - SH&/GBA 

- m/m& 

07 - ASI'/OSA 
#fe - ASit/OSA (cferono) 
#9 - RB/OSA 


banrp (12 Feb 64) 
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